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TITLE OF PROPOSAL : 


RELOCATE APN-135 BEACCW 
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RATURE OF PROPOSAI 


1 . Relocate AFN-I35 from R. H. eheek to a position in the top ARS fairing 
between F. S, 1*37 and ^65 aft of présent engine access door. Refair 
pod to extend aft to F.S. 1*89.5. 

2 . Révisé and re-identifÿ beacon to provide nev mounting base and wave 
guide coupler. Relocate the beacon antenna to F.S. 1*65 and ins ta 11 nev 
wave guide. Incorpora te associated viring changes to acccmodate relocated 
beacon. 

3 . Re- ins ta 11 System VI brackets in the R. H. cheek. % . 

Préparé and issue a Service Bulletin and fabricate the necessary kits. 

Work to be acccnplished at the factory alang with incorporation of 
rudder ped&l rewark and VOR installation. 
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SCKEDULE 

To be determined by Customer and Cantractar at a later date. 

Time required - lst aircraft - 5 weeks 
2 nd aircraft - 3 weeks 
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